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Message Text 


UNCLASSIFIED 

PAGE 01 NOUAKC 02194 251412Z 
43 

ACTION SY-05 

INFO OCT-01 AF-06 ISO-OO FBOE-OO A-01 /013 W 

015221 

R 251055Z OCT 75 
FM AMEMBASSY NOUAKCHOTT 
TO SECSTATE WASHDC 4562 
INFO AMEMBASSY ABIDJAN 
AMEMBASSY DAKAR 

UNCLAS NOUAKCHOTT 2194 

DEPT FOR SY DEPUTY ASSISTANT SECRETARY DIKEOS; FOR AF/EX JACK 
BRYANT; AND FBO LARRY ALSPAUGH 

ABIDJAN FOR RSO CLARKE AND AF EXECUTIVE DIRECTOR KRYZA 

DAKAR FOR FBO ENGINEER JAMES KARR 

E.O. 11652: N/A 
TAGS: AFSPASECABLD 

SUBJECT: EAST WALL - EMBASSY COMPOUND 
REF: NOUAKCHOTT 1375, 1565, 1832 AND 2159 

1. POTENTIAL SECURITY THREAT TO CHANCERY REPORTED LAST JULY 
(NOUAKCHOTT 1375 DATED JULY 8) IS NOW ACTUAL AND SERIOUS. NEW 
CITY STREET RUNNING ALONG EAST PERIMETER WALL OF MISSION 
COMPOUND IS NOW FINISHED AND IN SERVICE. PARALLEL SIDEWALK 
ABUTS PERIMETER WALL. COMPOUND WALL IS NOW ONLY TWENTY-SIX 
INCHES IN HEIGHT IN PLACES (FROM EXTERIOR), THUS LEAVING 
COMPOUND OPEN TO INVASION BY GOATS AS WELL AS EXCEEDINGLY 
VULNERABLE TO PASSING PEDESTERIANS AND MOTORISTS OF 
MALICIOUS INTENT. 

2. EMBASSY POUCHED SERIES OF PHOTOS DRAMATICALLY 

SHOWING OUR NEW-FOUND VULNERABILITY TO ADRESSEES OCTOBER 23. THEY D 

OCUMENT FACT THAT LOWEST PART 

OF EXISTING WALL - - ACROSS FROM NEW REAR GATE OF 

PRESIDENCY - - IS TWO FEET TWO INCHES HIGH. ADDITIONAL 
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OUTSIDE AMBASSADORS OFFICE IS TWO FEET ELEVEN INCHES 
HIGH. 

3. EXCELLENT REPORT BY FBO KARR (OM TO DEPARTMENT 
DATED OCTOBER 21, 1975) OUTLINES IN TECHNICAL DETAIL 
DESIGN AND CONSTRUCTION PROBLEMS POSED BY EXTENSIVE 
FILL PLUS ROAD AND SIDEWALK CONSTRUCTION. NEW WALL MUST 
IN EFFECT BE BOTH SECURITY AND RETAINING STRUCTURE. 
(DIFFERENCES IN EXTERIOR AND INTERIOR HEIGHTS ARE TWO 
FEET NINE INCHES OPPOSITE AMBASSADOR S OFFICE AND TWO 
FEET SIX INCHES OPPOSITE PRESIDENCY REAR GATE.) 

4. ONE CONSTRUCTION PROBLEM WHICH WILL UNDOUBTEDLY HAVE 
MAJOR BUDGETARY IMPACT WILL BE NEED TO DESTROY PART OR 
ALL OF NEWLY COMPLETED SIDEWALK IN PROCESS OF BUILDING 
NEW SECURITY WALL AND THEN REPLACING IT. UNLESS OTHER- 
WISE DIRECTED, 

WE INTEND TO MAKE DESCREET INQUIRIES OF 
GIRM AND MUNICIPALITY TO ASCERTAIN (1) WHAT THEY WILL 
EXPECT US TO DO RE REPLACING/REBUILDING SIDEWALK AFTER 
WE CONSTRUCT OUR WALL AND (2) WHAT THEY WILL DO FOR US 
IN TERMS OF FORMAL PERMISSION TO EXTEND FOOTINGS OF 
OUR NEW WALT. ONTO PUBLIC PROPERTY IN RETURN FOR OUR 
CONSTRUCTION OF RETAINING WALL TO SUPPORT THEIR NEW 
STREET. REQUEST ANY SUGGESTIONS OR GUIDANCE FBO MAY 
HAVE TOGETHER WITH INSTRUCTIONS RE WHAT WE CAN 
COMMIT USG TO DO IN THIS SITUATION. 

5. IN OUR VIEW, IT IS IMPERATIVE THAT CONSTRUCTION OF 
NEW PERIMETER WALL BE UNDERTAKEN ON URGENT BASIS. WE 
THEREFORE LEQUEST DEPARTMENT TO INITIATE ASAP ALL ACTIONS 
REQUIRED TO: (1) FINALIZE DESIGN AND PREPARE DETAILED 
SPECIFICATIONS; (2) AUTHORIZE US TO SIGN CONTRACT WITH 
LOCAL BUILDER TO SUPPLY ALL MATERIALS AND TO CONSTRUCT 
WALL; OR ALTERNATIVELY (3) PLACE ORDERS SOONEST FOR 
PURCHASE ALL MATERIALS IN US (OR EUROPE) AND ARRANGE 
EXPEDITIOUS SHIPMENT TO NOUAKCHOTT AND AUTHORIZE US 

TO SIGN CONTRACT WITH LOCAL BUILFER FOR ACTUAL 
CONSTRUCTION.HANDYSIDE 
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Message Attributes 


Automatic Decaptioning: X 

Capture Date: 01 JAN 1994 

Channel Indicators: n/a 

Current Classification: UNCLASSIFIED 

Concepts: n/a 

Control Number: n/a 

Copy: SINGLE 

Draft Date: 25 OCT 1975 

Decaption Date: 01 JAN 1960 

Decaption Note: 

Disposition Action: n/a 
Disposition Approved on Date: 

Disposition Authority: n/a 
Disposition Case Number: n/a 
Disposition Comment: 

Disposition Date: 01 JAN 1960 
Disposition Event: 

Disposition History: n/a 
Disposition Reason: 

Disposition Remarks: 

Document Number: 1975NOUAKC02194 

Document Source: CORE 

Document Unique ID: 00 

Drafter: n/a 

Enclosure: n/a 

Executive Order: N/A 

Errors: N/A 

Film Number: D750372-0450 
From: NOUAKCHOTT 

Handling Restrictions: n/a 
Image Path: 

ISecure: 1 

Legacy Key: Iink1975/newtext/t19751018/aaaaappm.tel 

Line Count: 99 

Locator: TEXT ON-LINE, ON MICROFILM 
Office: ACTION SY 

Original Classification: UNCLASSIFIED 
Original Handling Restrictions: n/a 
Original Previous Classification: n/a 
Original Previous Handling Restrictions: n/a 
Page Count: 2 

Previous Channel Indicators: n/a 
Previous Classification: n/a 
Previous Handling Restrictions: n/a 
Reference: 75 NOUAKCHOTT 1375 
Review Action: RELEASED, APPROVED 
Review Authority: buchantO 
Review Comment: n/a 
Review Content Flags: 

Review Date: 10 OCT 2003 
Review Event: 

Review Exemptions: n/a 

Review History: RELEASED <10 OCT 2003 by ReddocGW>; APPROVED <09 FEB 2004 by buchant0> 

Review Markings: 

Margaret P. Grafeld 
Declassified/Released 
US Department of State 
EO Systematic Review 
06 JUL 2006 


Review Media Identifier: 

Review Referrals: n/a 
Review Release Date: n/a 
Review Release Event: n/a 
Review Transfer Date: 

Review Withdrawn Fields: n/a 
Secure: OPEN 
Status: NATIVE 

Subject: EAST WALL - EMBASSY COMPOUND 
TAGS: AFSP, ASEC, ABLD 
To: STATE 
Type: TE 
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